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Message Text 


UNCLASSIFIED 

PAGE 01 BRASIL 08854 222051Z 
60 

ACTION FBO-06 

INFO OCT-01 ARA-10 ISO-OO A-01 /018W 

080048 

R 222035Z NOV 74 
FM AMEMBASSY BRASILIA 
TO SECSTATE WASHDC 6581 

UNCLAS BRASILIA 8854 

FOR FBO FROM TAYLOR 

E.O. 11652: N/A 
TAGS: ABLD, BR 

SUBJECT: PROPOSED TENNIS COURTS, PROPERTY NO. 61 106-B 

ENCOL HAS SUBMITTED A PROPOSAL FOR GRADING, STORM DRAINAGE, 
SIDEWALKS & CURBS, ELECTRICAL, TENNIS COURTS, LIGHTING AND 
FENCING IN ACCORDANCE WITH HENNINGSON, DURHAM AND 
RICHARDSON DRAWINGS AND SPECIFICATIONS AS FOLLOWS: 

MATERIAL CR$ 612,278 

LABOR 275,235 


SUBTOTAL 887,513 

OVERHEAD 15PERCENT 133,126 


SUBTOTAL 1,020,639 

PROFIT 1 0 PERCENT 1 02,063 


TOTAL CR$ 1,122,702 OR US$160,386. 

PROPOSAL WILL FOLLOW SOONEST. 

CRIMMINS 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 22 NOV 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974BRASIL08854 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740339-0997 
From: BRASILIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linkl 974/newtext/tl 9741 121 /aaaaarri. tel 

Line Count: 46 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: kelleywO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 JUN 2002 by chicheje>; APPROVED <13 FEB 2003 by kelleyw0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: PROPOSED TENNIS COURTS, PROPERTY NO. 61 1 06-B ENCOL HAS SUBMITTED A PROPOSAL FOR GRADING, STORM DRAINAGE 
TAGS: ABLD, BR 
To: STATE 
Type: TE 
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